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PROIOI33Z APR 78 
PM AMEMBASSY SEOUL 
TO SECSTATE WASHDC PRIORITY 0233 
DOE WASHDC PRIORITY 
DOE GERMANTOWN PRIORITY 
INEO AMEMBASSY TOKYO 

CONPIDENTIAL SEOUL 2661 

DEPT FOR OES/NET/RD: D. HOYLE 

DOE WASHDC: R. WIFI .IT 

DEPT PASS NRC: J. LAPLEUR 

TOKYO: J. BLOOM AND W. HENOCH 

E.O. 1 1652: GDS 
TAGS: ENRG TECH KS 

SUBJ: KO-RI BEGINS 100 HOUR PULL POWER ACCEPTANCE TEST 

REF: SEOUL 1624 

1. PLANT BEGAN 100 HOUR PULL POWER ACCEPTANCE RUN AT 1800 
HOURS MARCH 3 1 WITH REACTOR AT 100 PERCENT THERMAL POWER AND 
ELECTRICAL OUTPUT AT 592 MWE. 

2. REACTOR HAS BEEN OPERATING AT 100 PERCENT THERMAL POWER 
SINCE 1218 HOURS MARCH 28 WHEN ELECTRICAL OUTPUT WAS 585 MWE. 
INITIATION OP ACCEPTANCE TEST AT LESS THAN 595 MWE OUTPUT 
INDICATES KECO-WESTINGHOUSE AGREEMENT ON TIMING AND COST OF 
CONFIDENTIAL 

CONPIDENTIAL 

PAGE 02 SEOUL 02661 010207Z 

INCREASING CAPACITY OP MAIN PEED WATER PUMPS. 

3. DURING ACCEPTANCE TEST ELECTRICAL OUTPUT HAS VARIED 
WITHIN 588 MWE - 592 MWE RANGE WITH ALL THREE MAIN FEED- 
WATER PUMPS IN OPERATION. 
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